SECTION 00410 
FORM OF GENERAL BID 


Proposal o 
<& 
u 

CJ 

u 

(_) 


U-h lljlInc (hereinafter called "Bidder")* 
a corporation, organized and existing under the laws of the State of Ufl UC( 


a joint venture 
a limited liability company 
a partnership 

an individual doing business as 


*Insert corporation, partnership, joint venture, limited liability company, or individual as 
applicable. 


To To I on O'f ^UfjhYl _(hereinafter called the Owner). 

Gentlemen: 

The undersigned Bidder, in compliance with your invitation for bids for the construction 
of Phase # 12 Sanitary Sewer Rehabilitations, having examined the plans and specifications 
with related documents and the site of the proposed work and being familiar with all of the 
conditions surrounding the construction of the proposed project including the availability of 
materials and labor, hereby proposes to furnish all superintendence, labor, services, materials, 
equipment, plant, machinery, apparatus, appliances, tools, supplies, bailing, shoring, removal, and 
all other things necessary to construct the project in accordance with the contract documents, as 
prepared by Weston & Sampson Engineers, Inc., within the time set forth therein and at the prices 
stated below. These prices are to cover all expenses incurred in performing the work required 
under the contract documents, of which this bid is a part. 

The Bidder hereby agrees that if selected as the Contractor it will commence work under 
this contract on or before a date to be fixed in the written "Notice to Proceed" given by the Owner 
to the Contractor and to fully complete the Base Bid within 65 consecutive days, or if selected, the 
contract duration for the Base Bid and Alternate No. 1 within 85 consecutive days, or if selected 
the contract duration for the Base Bid and Alternate No. 1 and No. 2 within 115 consecutive days, 
or if selected the contract duration for the Base Bid and Alternate No. 1 and No. 2 and Alternate 
No. 3 within 130 consecutive days. Warranty inspections for all bids shall be complete within 21 
consecutive days from the start of warranty inspections. Final paving shall be completed prior to 
May 15, 2021 and as required by the ENGINEER. The Bidder further agrees to pay as liquidated 
damages the sum of $1,450.00 for each consecutive calendar day thereafter during which the work 
has not been fully completed, as provided in the "Liquidated Damages" provisions of Section 
00800, SUPPLEMENTARY CONDITIONS. Liquidated damages shall apply to both the contract 
duration and warranty inspection duration. 
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Bidder acknowledges receipt of the following addenda: 


No 

1 Dated: J U-Ll| 

15, 3-020 

No 

Dated: 


No. 

Dated: 


No. 

Dated: 


The Bidder agrees to perform the work described in 
plans for the following lump sum or unit prices: 

the specifications and shown on the 
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Item Estimated Bid Description Unit or Lump Sum Price 

No, _ Quantity* ** _ Bid in Both Words and Figures _ Total in Figure 

BASE BID (Items 1 to 8) 

1 Sewers and Drains Complete in Place 


la 


58 l.f. 8-inch PVC gravity sewer, per linear foot 


$ 1 ^ 00.00 


Q^KuncWd Life/ 


and (dollars) 

'Tip/-a 


($ l 5 o_ 0 o 


(cents) 


lb 


55 l.f. 12-inch PVC gravity dram, per linear foot 


$ ° 1 , G 9 ^=>. OO 


t>u L uMAui ' b 1 ^ 

(dollars) 1 


and 




(cents) 

a ns.no 


lc 


250 l.f. 15-inch PVC gravity drain, per linear foot 


$ a so, op 


c£l KunrU 4 -h/i 4 - foi\rf - 

and (dollars) 

'foM3 _ 

(cents) 

( $ 99>S ■ CO _ 1 


* Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No, _ Quantity* ** _ Bid in Both Words and Figures _ Total in Figure 

Id 41 l.f. 18-inch PVC gravity drain, per linear foot _ 

$ 11 ex) 


le 18 l.f. 


Wo Kjanku') 

and (dollars) 




($ 


(cents) 

ans.oo 


i 


12-inch DI gravity drain, per linear foot . _ 

$>-1,500. ao 


and (dollars) 


% 


AA 


_ (cents) 

( $ ^SO, Qa 


If 


20 l.f. 


20-inch DI gravity drain, per linear foot 


$ X oco. oo 


Kn.rVUi/t _ 

and (dollars) 

_- 

(cents) 

( $ H Q0, OQ _1 


*Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item 

No. 


Estimated 

Quantity* ** 


Bid Description Unit or Lump Sum Price 

Bid in Both Words and Figures _ Total in Figure 


lg 


347 i.f. 


Abandon existing drains, per linear foot 


$ 3.^0, QQ 


•kn 


and (dollars) 

- - - 


($ 


cxoo 


(cents) 


1 


lh 


10 l.f. 


Removal and disposal of asbestos cement pipe, 

per linear foot $ 5 / Q00 ■ QQ 




and (dollars) 


( $ 5 QQ, DO 


(cents) 


Building Connection Systems 


2a 


2 wye 


8x6 inch wye branches for PVC pipe, each 


$ B.ooq.Cq 


% xA m i ortnrl. KikL WxyLupI 

and (dollars) 

_- 

(cents) 

r $ Ip|Sqq,cx3 _ ) 


*Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No. _ Quantity* ** _ Bid in Both Words and Figures _ Total in Figure 

2b 30 l.f. 6-inch PVC building connections, per linear , i r- ^ 

foot $ H, E> oq. Qq 

OfU KjqrvUxct _ 

and (dollars) 

_ 

(cents) 

( $ IS 0.00 _ ) 

3 Precast Manholes and Appurtenances 


3a 


3b 


2 manholes Type A - 4.0 ft. diameter precast concrete 

sewer manhole, including base with frame and $cJ 1, OQQ , OQ 
cover, per manhole 

'VtoeJLvK- 'UvjDu/ytjyjL _ 

and (dollars) 

/ folAQ _ 

(cents) 

( $ 1 ^, 000.00 _ ) 


12 v.f. 


Type A - 4.0 ft. diameter precast concrete 

sewer manhole walls and cone, per vertical foot $ , Q0C» OQ 


and (dollars) 




(cents) 

($ 500. On 


1 


*Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No. _ Quantity* ** _ Bid in Both Words and Figures _ Total in Figure 

3c 2 manholes Type B - 4.0 ft. diameter precast concrete drain 

manhole, including base with frame and cover, $ 5 i / > OQ 

per manhole 


4-I/um uvind 


and (dollars) 


(cents) 

a 3 ^, 06 o.oo 

) 


3d 13 v.f. Type B - 4.0 ft. diameter precast concrete drain 

manhole walls and cone, per vertical foot $ (o, oOO. QQ 




and (dollars) 

'lyiMO 


" (cents) 

a 500,cn 

_1_ 


3e 11 manholes Type C - 5.0 ft. x 5.0 ft. square precast 

concrete manhole, including base with frame $ cPH^/QO£>< OO 
and cover (drain access, sewer enclosed), per 

-S€X^4VVflii/Yj.rir4 

and (dollars) 

_ /^Vto _ 

(cents) 

( $ c^i OOP, On _1_ 


manhole 

wei\Uj 


* Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No._ Quantity* _ Bid in Both Words and Figures _ Total in Figure 


3f 


76 v.f. 


Type C - 5.0 ft. x 5.0 ft. square precast 
concrete manhole walls and top, per vertical 
foot 


and (dollars) 


($ 


Vo 

- (cents) 

doo.ao 


l 


$3 g,coQ.ca 


3g 


3h 


2 manhole Type D - 5.0 ft. x 5.0 ft. square precast 

concrete manhole, including base with frame 
and cover (sewer access, drain enclosed), per 
manhole , . , . 

_ 

and (dollars) 

_ % ___ 

(cents) 

( $ 3S.Q00.CO _ ) 


$ 10 , 000,00 


16 v.f. Type D - 5.0 ft. x 5.0 ft. square precast ~ 

concrete manhole walls and top, per vertical $ o, OCX) • OQ 
foot 




and (dollars) 

/ hn AAD 


(cents) 

(S 500. Oo 

)_ 


^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No. _ Quantity* _ Bid in Both Words and Figures _ Total in Figure 


3i 3 manholes Remove and dispose of existing manhole, per . 

manhole $ M, 'GOQ. OO 


OfuiiLh.ni L par\^ M Vft 

and (dollars) 

_ OgvUU ___ 

(cents) 

a 1,500.^0 _ ) 

4 Rock Excavation and Disposal 


4a 200 c.y. Rock excavation and disposal, per cubic yard 

(minimum) $12,000.00 


Sixty 


and 

(dollars) 


Zero 



($ 60.00 

(cents) 

_)_ 


4b 200 c.y. Rock excavation and disposal, per cubic yard 

(additional) $ 3 S { OOP . O p 


Dm. KuceLl ud hWe 

and (dollars) 


($ 




(cents) 

'1S, Qq 


1 


^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No. _ Quantity* _ Bid in Both Words and Figures _ Total in Figure 

5 Miscellaneous Earthwork 


5a 100 c.y. Excavation and backfill of unsuitable material 

above normal grade, per cubic yard $ 3 , bOQ ■ QQ 

_ 

and (dollars) 

_ 

(cents) 

( $ as.cn _ ) 

5b 30 c.y. Excavation and backfill of unsuitable material 

below normal grade, per cubic yard $ 1, OS O ■ QQ 




and (dollars) 


(cents) 

($_ ?>S. oo_ 

)_ 


5c 100 c.y. Test pits, per cubic yard 

$5,noo, op 



^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No._Quantity*_ Bid in Both Words and Figures _ Total in Figure 


5d 50 c.y. Additional crushed stone, per cubic yard 

$ hSO'CQ 


s /j JjuM l 


and ' ’ (dollars) 


( % ) 57. QQ 


(cents) 


5e 


50 c.y. 


Additional gravel, per cubic yard 


$ oo 




and (dollars) 

— OglLQ. 


($ 


iS.oo 


(cents) 


Pavement Replacement 


6a 


2,815 s.f. Temporary pavement (2-inches thick), per 
square foot 


$ 38, ISo. oo 


and 


($ 



(dollars) 


(cents) 



LclO q 


1 


^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item 

No. 


Estimated 

Quantity* 


Bid Description Unit or Lump Sum Price 
Bid in Both Words and Figures 


Total in Figure 


6b 


1,847 s.f. Permanent base course pavement (2-inches ^ o.nr- 

thick), Wachusett Avenue and Medford Street $ 1 , °v OQ « CO 

Only, per square foot 


and (dollars) 

OtOO 


" (cents) 

($ S.oo 

_]_ 


6c 


4,030 s.f. Permanent binder course pavement (2 1/2- 

inches thick), per square foot $ 




and 



(dollars) 


($ ^So 


(cents) 


1 


6d 


4,030 s.f. Permanent top course pavement (1 1/2-inches ~ ~ 

thick), per square foot $ K yO / dAb , UO 


iuYn 


and (dollars) 


' _ _ (cents) 

($ /1 3 0 

_)_ 


^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No._Quantity*_ Bid in Both Words and Figures _ Total in Figure 


6e 


7 


5 tons Additional pavement, per ton 


$ ) j | i OQ 


~k)£rt L f -tii iJ- 

and (dollars) 

OfiVu O _ 

~ ^ jfcents) 

( $ <9 0^ ■ ^ _ ) 

Water Main and Service Relocation 


7a 


4 each 


Water main and service relocation within 
trench limits, per relocation 

dknc i/XUYh ft WL- Lu.ocUx4 

and (dollars) 

_ fhpAAD ___ 

(cents) 

( $ aboo.oo _ ) 


$ IH,oco. Oo 


Mobilization 


8a 


1 l.s 


Mobilization, lump sum (not more than 5% of 

Items 1 to 7) $ M () QQQ . 0 0 


Al&h. { TKot i An Act 

ana (dollars) 

_ ryrO^: O_ 

■ u (cents) 

( $ H 0, OOP, qp _ 


^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No. Quantity* Bid in Both Words and Figures Total in Figure 


The Total Amount of BASE BID (Items 1 to 8, inclusive) is: . 

KxuYWd 4^0-ytcj IVOCcncL, 


Dollars 


(In Words) 


(In Words) 


Cents (S mb, bio. 00 
(In Figures) 


^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No. _ Quantity* _ Bid in Both Words and Figures _ Total in Figure 

ALTERNATE BID NO. 1 (Items 9 to 15) 

9 Sewer Line Chemical Root Treatment 


9a 


10 


531 l.f. 


Chemical root treatment of 8-inch to 10-inch 

sewers, per linear foot $ Oj T I 


hi bin 


and (dollars) 


(cents) 

rs Too 

_)_ 


Cured-in-Place Pipe 


10a 844 l.f. 


Cured-in-place pipe for 8-inch sewers, per ^ 

linear foot $ Jo/ U QQ 


-boo^ 


and (dollars) 

TdAX> 


(cents) 

($ 3H-O0 

_)_ 


^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No._ Quantity* _ Bid in Both Words and Figures _ Total in Figure 


10b 502 l.f. 


Cured-in-place pipe for 10-inch sewers, per n 

linear foot $ cxq-| Z) jO, OQ 




—o——■ * 

and (dollars) 

'h 


“ (cents) 

($ Hb,oo 

) 


10c 250 l.f. 


Cured-in-place pipe for 15-inch sewers, per 

linear foot $ 13/ o 00, QQ 


hhec 


—*-w-u "/ ' ' 

and , (dollars) 

^rMJcr l-Kj 


(cents) 

($ SOo 

_1_ 


10d 


36 services 


Grout reinstated service connections in 8-inch 
to 15-inch pipe, per service 


$ I3.LU.0Q 


I'U jurtfuuct AiAAjxLj - 

and . , (dollars) 

^uJrrvj _ 

(cents) 

( $ 3^So _ 


(U/u 


i 


^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item 

No. 


Estimated 

Quantity* ** 


Bid Description Unit or Lump Sum Price 

Bid in Both Words and Figures_ Total in Figure 


11 


Structural Cured-in-Place Pipe 


11a 


lib 


12 


239 l.f. 


Structural cured-in-place pipe for 8-inch 
sewers, per linear foot 


-tfVOL 

and (dollars) 


Lj 


($ 31.SO 


(cents) 


i 


$ &>00 , o }0 


8 services Grout reinstated service connections in 8-inch 

pipe, per service $ Q, UOv>i OD 


4W hjuuYl A ad Mk/riu -IlMV 


and (dollars) 

A 4 h± 


( $ 3H3So 


(cents) 


Service Connection Rehabilitation 


12a 


2 services Cut protruding service connections, per service 

dhxM kucnciud inj 

and /dollars) 

AiA)/sMy- thx 


$ L2LID. 


($ 


33^ .3ST 


(cents) 


*Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No. _ Quantity* _ Bid in Both Words and Figures _ Total in Figure 

13 Sewer Manhole Rehabilitation 


13a 


5 manholes Enclosed storm drain in shared manhole, per 

manhole $ \0/ G?QO < 


A kP ■UvOLoard cru Ifvxtndxgd --Wflk | 

(dollars) 


and 


O \^An£ ents) 

($ o| ,i5Q>Qq 


14 


Post Construction Flow Isolation 

14a 

1,835 l.f. 

Post construction flow isolation of 8-inch to 
15-inch sewers, per linear foot 




and 


(S 




(dollars) 

]) lKjvIq| - K i v€. 


q (cents) 


1 


^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No. _ Quantity* _ Bid in Both Words and Figures _ Total in Figure 

15 Mobilization 


15a 1 l.s. Mobilization, lump sum (not more than 5% of < ~ 

Items 9 to 14) $ WioQO>QO 

and (dollars) 

_ / >ftUO _ 

(cents) 

( $ _ ) 

The Total Amount of ALTERNATE BID NO. 1 (Items 9 10 i 5> inclusive) is: 

0 OJ* Jt^J-JrxUuLOt j XjlTi ^^ouuoOAcL 

0 _Dollars 

(In Words) 

and I IHL _Cents ($ 1 \ Q > ^ S ) 

(In Words) (In Figures) 


^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No. _ Quantity* ** _ Bid in Both Words and Figures _ Total in Figure 

ALTERNATE BID NO. 2 (Items 16 to 22) 

16 Sewer Line Chemical Root Treatment 


16a 285 l.f. 



17 


Cured-in-Place Pipe 


17a 


2,288 l.f. Cured-in-place pipe for 8-inch sewers, per 

linear foot $ 7 


41'uaAu 


and (dollars) 

'TtyiX) 


($ 34.00 


(cents) 


*Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No._ Quantity* ** _Bid in Both Words and Figures_ Total in Figure 


17b 


178 l.f. Cured-in-place pipe for 10-inch sewers, per 

linear foot $ O^ol O' QQ 


nmiij - m v ^_ 

and w (dollars) 

OfpAjQ 


U , , 

(cents) 

f$ MS.OO 

_)_ 


17c 


67 services Grout reinstated service connections in 8-inch 

to 10-inch pipe, per service $ O 


- -W* 1 Kju/kLi c) M up Ma ./ - lU/u 

(dollars) 


and 




($ 


TfW.SO 


(cents) 


18 


Structural Cured-in-Place Pipe 


18a 392 l.f. Structural cured-in-place pipe for 8-inch 

sewers, per linear foot 




hMjlA-JUjI - (WU 

and (doll 


JJlL 



(dollars) 


c$ jjjo 


(cents) 


i 


* Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No. _ Quantity* _ Bid in Both Words and Figures _ Total in Figure 


18b 123 Lf. 


Structural cured-in-place pipe for 10-inch 
sewers, per linear foot 


$ 5 , 0 ^ 3.00 


-/m .jl 


and (dollars) 

• / VwP 


U ( . -v 

(cents) 

($ Hi.oo 

) 


18c 


10 services Grout reinstated service connections in 8-inch — . 

to 10-inch pipe, per service $ > 6 ^ U 


v ih uu K uMfiw) kvffdjj - furu 

and (dollars) 

_ A4m -.- 

' (cents) 

< $ WM.So _ ) 


19 


Service Connection Rehabilitation 


19a 


4 services 


Cut protruding service connections, per service 




4 ^10^ kijUicfud Th^/tOg-ru/w 

and (dollars) 

nutt/drj -HtoZL. _ 


($ 334.4s 


Jcents) 


^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No. _ Quantity* _ Bid in Both Words and Figures _ Total in Figure 

20 Sewer Manhole Rehabilitation 


20a 76 v.f. 


Cementitious lining of manholes, per vertical 
foot 


$ j3,Qfe/-^0 


0 M ^ a ' xjiffd' 

and (dollars) 1 

MKMu _ 

(cents) 

( $ I SS-?o _ ) 

20b 7 manholes Grout and patch manholes to stop leaks, per _ 

manhole $ O 


^ Vmci Kii/yW^ lU/uiij \1 Kuu 



21a 


2,981 l.f. 


Post construction flow isolation of 8-inch to 
10-inch sewers, per linear foot 




A^TIAXj 


and 


(dollars) 


mua±aj -(.wr 

_(cents) 

($ 


i 


^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No. _ Quantity* _ Bid in Both Words and Figures _ Total in Figure 

22 Mobilization 


22a 


1 l.s. 


Mobilization, lump sum (not more than 5% of _ 

Items 16 to 21) $ -\,S QO■ &Q 


4Voi unrv.1 (Vive Ku 

and (dollars) 

_ 

(cents) 

r $ "4S 00-00 _ l 

The Total Amount of ALTERNATE BID NO. 2 (Items 16 to 22, inclusive) is: 

'ifu ^JwcUjlcL MwM 

r O Kui)6U^ rJ 4KaXl< -'tnf\K^ _ 


(In Words) 


Dollars 


and 





Cents 


i$ 


t> 3i ol35~ ■ S ) 


(In Words) 


2 

(In Figures) 


^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No. _ Quantity* _ Bid in Both Words and Figures _ Total in Figure 

ALTERNATE BID NO. 3 (Items 23 to 27) 

23 Cured-in-Place Pipe 


23a 


241 l.f. Cured-in-place pipe for 8-inch sewers, per _ . . 

linear foot 


44) 


and 




(dollars) 




( $ P) L h oo 


(cents) 


A 


+ 


23b 


1,018 l.f. Cured-in-place pipe for 15-inch sewers, per _ 

linear foot $ SS.OJ-lo.OQ 



- JUMTi 


and (dollars) 


($ 5 l.oo 


(cents) 


1 


23c 


8 services Grout reinstated service connections in 8-inch 

to 15-inch pipe, per service $ 3/£Q£>» OO 


UaatW AUXAfu - IUAJ 

and | , i (dollars) 

Mw _ 


( $ 379 . SO 


(cents) 


^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item 

No. 


Estimated 

Quantity* 


Bid Description Unit or Lump Sum Price 

Bid in Both Words and Figures _ Total in Figure 


24 


Structural Cured-in-Place Pipe 


24a 


244 l.f. Structural cured-in-place pipe for 8-inch 

sewers, per linear foot 


- ffVU 




and x , (dollars) 


(cents) 

t$ 3\,%o 

_) 


24b 


5 services Grout reinstated service connections in 8-inch 
pipe, per service 

4 ^ 0 ; Luurhjr) Mi-UxL^fvLrJ 

and . (dollars) 

—--- 

' (cents) 

( $ 37 QSo ) 


$ i , 


25 


Sewer Manhole Rehabilitation 


25a 


151 v.f. Cementitious lining of manholes, per vertical 

foot $03,40.3.^0 


Ofm LMu 


jUL 


and (dollars) 

&JLUP flcbLyf 

- 1 

(cents) 

r$ isz-no K 

)_ 


*Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Item Estimated Bid Description Unit or Lump Sum Price 

No._Quantity*_Bid in Both Words and Figures_ Total in Figure 


26 


Post Construction Flow Isolation 


26a 


1,503 Lf. 


Post construction flow isolation of 8-inch to 
15-inch sewers, per linear foot 




M3 


and ^ (dollars) 

, AAi-iniq - h'fVNe 


_ (cents) 
t$ 

) 


27 


Mobilization 


27a 


ll.s. 


Mobilization, lump sum (not more than 5% of 

Items 23 to 26) $ 5 / 000 , OQ 


(oCXX v\KjOU An (\A 


and 


(dollars) 




(cents) 

( $ 5JMLQP. 


1 


The Total Amount of ALTERNATE BID NO. 3 (Items 23 to 27, inclusive) is: 

0 ( U Luixtkd fUA-t TW i ft Anri T thi 1 _ 


Dollars 


(In Words) 


and MjcUj -ttivK 1 , 


Cents 


(In Words) 


($ loQ jOQ 3 . kS ) 

(In Figures) 


^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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Estimated Bid Description Unit or Lump Sum Price 
Quantity* Bid in Both Words and Figures 


Total in Figure 



(In Words) 


(In Figures) 


^Quantity assumed for comparison of bids. 

**The unit price in Item 4a is the minimum allowed for rock excavation and disposal. The 
bidder may add to the minimum in Item 4b. 
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All entries shall be made clearly in ink or typewritten. Amounts are to be shown in both 
words and figures. In case of discrepancy between the prices written in words and those written 
in figures, the amount shown in words shall govern. In the event there is a discrepancy between 
the unit prices and the total sum of all of the items (the computed contract price), the unit prices 
shall govern. 

The above unit prices shall include all superintendence, labor, services, materials, 
equipment, plant, machinery, apparatus, appliances, tools, supplies, bailing, shoring, removal, and 
all other things necessary to cover the finished work of the several kinds called for. 

The Bidder understands that all bids for this project are subject to the applicable bidding 
laws of the Commonwealth of Massachusetts, including General Laws Chapter 30, Section 39M, 
as amended. 

The contract will be awarded to the lowest responsible and eligible bidder. 

The Bidder understands that the Owner reserves the right to reject any or ail bids and to 
waive any informalities in the bidding. 

The Bidder agrees that this bid shall be good and may not be withdrawn for a period of 30 
days, Saturdays, Sundays and legal holidays excluded, after the opening of bids. 

Within 10 days of receipt of the written notice of acceptance of this bid, the Bidder will 
execute the formal agreement attached in Section 00520 AGREEMENT. 

Bid security is attached in the sum of five percent (5%) of the total bid in accordance with 
the conditions of Section 00200 INSTRUCTIONS TO BIDDERS. The bid security may become 
the property of the Owner in the event the contract and bond are not executed within the time set 
forth above. 

The selected Contractor shall furnish a performance bond and a payment bond in an amount 
at least equal to one hundred percent (100%) of the contract prices in accordance with Section 
00610 PERFORMANCE BOND, Section 00615 PAYMENT BOND, and as stipulated in Section 
00700 GENERAL CONDITIONS of these specifications. 

The selected Contractor shall monitor the developing COVID-19 situation and follow guidelines 
recommended by the State of Massachusetts and Centers for Disease Control (CDC). The selected 
Contractor shall operate safely by implementing health precautions and comply with any 
local/state/federal mandates that arise. 
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The undersigned offers the following information as evidence of its qualifications to 
perform the work as bid upon according to all the requirements of the plans and specifications. 

1. Have been in business under present name for I years. 

2. The names and addresses of all persons interested in the bid (if made by a 
partnership or corporation) as Principals, are as follows: 

Ul)i H'ftmbilvk&no il 'bangM. Mcu-inard,Mft Qin^H 
ChnMypku- O'Jk-kno Ed. Majumft'J. UR nnSM 

Avlxf/u) a |u Mo&JLd ■ Mcu^n^r^L, UPl 0 


(Attach supplementary list if necessary) 
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3. The Bidder shall state below what work of a similar character to that included in the proposed contract it has done, and give references 
that will enable the Owner to judge its experience, skill and business standing (add supplementary page if necessary). 


<D 
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Pursuant to M.G.L. CH. 62C, Sec 49A, the undersigned Bidder certifies under the penalties 
of perjury that it is in compliance with all laws of the Commonwealth relating to taxes, reporting 
of employees and contractors, and withholding and remitting child support. 

Minority-owned Business Enterprise (MBE), Women-owned Business Enterprise (WBE) 
and Equal Employment Opportunity polices of the Massachusetts Water Resources Authority 
(MWRA) are applicable to this Contract. The Contractor shall comply with all applicable laws 
and regulations pertaining to nondiscrimination, equal opportunity and affirmative action, 
including without limitation executive orders and rules and regulations of federal and state 
agencies of competent jurisdiction. The Contractor shall make positive efforts to achieve: (1) a 
minority employee work force goal of 15.3 percent, (2) a woman employee work force goal of 
6.90 percent, (3) a goal of 7.24 percent participation of Minority-owned Business Enterprise(s), 
and (4) a goal of 3.60 percent participation of Woman-owned Business Enterprise(s) within project 
contracts. At a minimum, the Contractor should allow MBEs and WBEs the maximum feasible 
opportunity to compete for subagreements to be performed under the project. 

The undersigned Bidder hereby certifies it will comply with the specific affirmative action 
steps contained in the EEO/AA provisions of this Contract, including compliance with the 
Disadvantaged Business Enterprise provisions as required under these contract provisions. The 
contractor receiving the award of the contract shall incorporate the EEO/AA provisions of this 
contract into all subcontracts and purchase orders so that such provisions will be binding upon 
each subcontractor or vendor. 

The undersigned Bidder hereby certifies that (1) it is able to furnish labor that can work in harmony 
with all other elements of labor employed or to be employed in the work; (2) that all employees to 
be employed at the worksite will have successfully completed a course in construction safety and 
health approved by the United States Occupational Safety and Health Administration that is at 
least 10 hours in duration at the time the employee begins work and who shall furnish 
documentation of successful completion of said course with the first certified payroll report for 
each employee; and 3) that ail employees to be employed in the work subject to this bid have 
successfully completed a course in construction safety and health approved by the United States 
Occupational Safety and Health Administration that is at least 10 hours in duration. 

The undersigned certifies under penalties of perjury that this bid is in all respects bona fide, 
fair and made without collusion or fraud with any other person. As used in this paragraph the word 
"person" shall mean any natural person, joint venture, partnership, corporation or other business 
or legal entity. 

The undersigned Bidder hereby certifies, under pains and penalties of perjury, that the 
foregoing bid is based upon the payment to laborers to be employed on the project of wages in an 
amount no less than the applicable prevailing wage rates established for the project by the 
Massachusetts Department of Labor and Workforce Development. The undersigned bidder agrees 
to indemnify the awarding authority for, from and against any loss, expense, damages, actions or 
claims, including any expense incurred in connection with any delay or stoppage of the project 
work arising out of or as a result of (1) the failure of the said bid to be based upon the payment of 
the said applicable prevailing wage rates or (2) the failure of the bidder, if selected as the 
Contractor, to pay laborers employed on the project the said applicable prevailing wage rates. 
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The undersigned further certifies under penalty of perjury that the said undersigned is not presently 
debarred from doing public construction work in the Commonwealth of Massachusetts under the 
provisions of Section Twenty-Nine F of Chapter Twenty-Nine, Section 25C (10) of Chapter 152 
(workers’ compensation) or any other applicable debarment provisions of any other Chapter of the 
General Laws or any rule or regulations promulgated thereunder; 


Respectfully submitted: 
Date 33, 


(SEAL - if bid is by a corporation) 



(Business Name) 


3 k - 6 P _ 

^ . (Federal ID Number) 

Po.To>( 

(Business Address) 

klakrWri, _ 

(City and State) 
(Telephone Number) 

fen ft W-M^q 

(Fax Number) 
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